CBD STREETSCAPE AND 
UTILITY IMPROVEMENTS 
PHASES II AND III 
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PROGRESS MADE THIS WEEK WORK ANTICIPATED NEXT WEEK 
MONDAY-FRIDAY [08.19-08.23] MONDAY-FRIDAY [08.26-08.30] 
+ Asphalt wedge milling along the curb line Throughout downtown, you will see: 
¢ Utility structure frame adjustments throughout + Sweeping/cleaning and other preparation work for 
downtown asphalt surface paving 
+ AT&T private utility adjustments ¢ Longitudinal joint sealant 


+ Asphalt surface paving 


DETOUR INFORMATION OTHER IMPORTANT INFORMATION 
Crescent [Prospect to Glenwood] is ONE-WAY ¢ Asphalt paving and paving preparation work 
EASTBOUND. require temporary parking restrictions; please be 
Glenwood [Crescent to Pennsylvania] is ONE-WAY alert for signage/barricades/flaggers. 
NORTHBOUND. 


+ Ifyou have questions/concerns regarding the 


Expect additional temporary detours for final surface project, please reach out to a contact listed below. 
asphalt paving; please obey flaggers/signage. 


+ The end of construction season is closer than you 
ALL businesses and pedestrian access remain open. think—thank you so much for all your patience 
this summer! 


Clay Keller, P.E. 
Meredith Hannah 


630-936-9456 pkeller@bla-inc.com By 
630-547-5345 mhannah@glenellyn.org Tie 
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downtownge.com 


